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FM AMEMBASSY ALGIERS 
TO SECSTATE WASHDC 1475 
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AMEMBASSY BEIRUT 
AMCONSUL ORAN UNN 
AMEMBASSY RABAT 
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LIMITED OFFICIAL USE ALGIERS 2621 

BEIRUT FOR RSS, RTC 
TUNIS FOR CEO BMFO 
ACCRA FOR RCO 
RABAT FOR RSO 

E.O. 11652: N/A 
TAGS: ASEC, AG 

SUB J : SECURITY IMPROVEMENTS(AMCONSUL ORAN, ALGERIA 

REF: (A) STATE 212515 (B) ORAN O.M. 9/13/74 NOTAL 
(C) ORAN O.M. 9/16/74 NOTAL 
CD) ORAN O.M. 10/9/74 NOTAL 
(E) ORAN A-24 NOTAL 

1. POST HAS COMPLETED THE FOLLOWING SECURITY PROJECTS: 

(A) REMOVED THE INOPERATIVE MARTIN GASFURNACE 

FROM RESTRICTED AREA AND REQUESTED ALGIERS TO FUND FOR 
THE PURCHASE OF MODEL 700 DISINTEGRATOR. 

(B) ORDERED HEAVY DRAPES FOR CONSUL S OFFICE TO 

CREATE MORE CONVERSATIONAL PRIVACY WITH ADJOINING OFFICE. 

(C) ONE A2 TELEPHONE SYSTEM IS IN THE PROCESS OF 
BEING SHIPPED TO POST. UPON ARRIVAL POST WILL INFORM 
RCO, ACCRA SO THAT EQUIPMENT CAN BE INSTALLED. 

CD) AN UPDATED FIRE PLAN HAS BEEN POSTED. 
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ALL FIRE EXTINGUISHERS ARE BEING CHECKED EVERY SIX 
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MONTHS AND DULY NOTED IN THEIR RESPECTIVE TAGS. 

(E) THERMO-FAX REPRODUCING AND MIMEOGRAPH MACHINES 
HAVE BEEN OBTAINED AND ARE ONLY UTILIZED TO REPRODUCE 
UNCLASSIFIED MATERIAL. 

(F) INTERCOM SYSTEM BETWEEN RESIDENCE AND 
CONSULATE ENTRANCE DOORS HAS BEEN ORDERED. 

(G) PERIMETER LIGHTING HAS BEEN UPGRADED. 

(H) A SHREDDER. FORMERLY IN C&R ALGIERS. WILL 

BE SENT TO POST SO AS FACILITATE THEIR THERMINAL DESTRUCTION. 
TERMINAL DESTRUCTION WILL CONTINUE TO BE BY BURNING 
MATERIAL. 

(I) UPDATED EE PLAN. 

(J) BOMB BLANKET AND TWO .38 PISTOLS (NOW 
STORED IN ALGIERS) HAVE BEEN RECEIVED. 

(D) ARMORED VEHICLE ON ORDER. 

2. THE FOLLOWING PROJECTS ARE TO BE COMPLETED BY POST: 

(A) UPON RECEIPT, INSTALL INTERCOM SYSTEM, 

DRAPES AND ONE A2 TELEPHONE SYSTEM. 

(B) GRILLS FOR GROUND FLOOR HAVE NOT BEEN 

INSTALLED DUE TO INABILITY IN LOCATING A LOCAL CONTRACTOR 
INTERESTED IN PERFORMING THE WORK. PROJECT APPROVED 
AND BELIEVE TO HAVE BEEN FUNDED. 

(C) ALGIERS HAS BEEN REQUESTED TO BUDGET FOR A 
MODEL 700 DISINTEGRATOR. PROJECT HAS NOT BEEN FUNDED. 
ALGIERS WILL SUBMIT REQUEST FOR ADDITIONAL FUNDS. 

(D) CYPHER LOCK FOR FILE ROOM HAS NOT BEEN 
INSTALLED. PRINCIPAL OFFICER AND RSO BELIEVED THIS 
IS STILL A SOUND RECOMMENDATION. 



(E) SURVEY FOR ULTRA-SONIC ALARM SYSTEM FOR 
GROUND FLOOOR CONSULATE/RESIDENCE WITH MONITOR IN 
PRINCIPAL OFFICER'S BEDROOM HAS NOT BEEN CONDUCTED. 

SURVEY TO BE CONDUCTED BY RTC BEIRUT. 

(F) TWO "FISH-EYE PEEP SIGHTS" SHIPPED 8/20/74 
BY RTC BEIRUT HAVE NOT BEEN RECEIVED. 

(G) ONE YALE 197 LOCK HAS BEEN INSTALLED ON ONE 
ENTRANCE DOOR. POST AWAITING RECEIPT OF TWO YALE 197 
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LOCKS TO COMPLETE PROJECT. 

(H) IN DEPT. OM OF APRIL 16, 1974 FROM A/OC-W 
POST IS SCHEDULED TO RECEIVE 2 PR 36 RADIOS WITH 
MOBIL OPTION. POST HAS NOT RECEIVED THE EQUIPMENT. 

(I) PRINCIPAL OFFICER IS STILL RELUCTANT TO EMPLOYEE 

LOCAL WATCHMAN FOR 24 HOUR COVERAGE OF CONSULATE/RESIDENCE. 
RSO STILL SUPPORTS THIS RECOMMENDATION, IF APPROVED, 

ALGIERS WILL SUBMIT REQUEST FOR FUNDS. 
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(J) TELEX SYSTEM HAS BEEN REQUESTED TO BE BUDGETED 
BY ALGIERS. ALGIERS WILL SUBMIT REQUEST FOR 
ADDITIONAL FUNDS. 

(K) GOA WILL NOT ALLOW CODED TELEX MESSAGES TO 

BE SENT VIA PTT. THEREFORE, POST CRYPTOGRAPHIC MATERIAL 
SHOULD BE STORED IN ALGIERS AND ADDED TO THEIR INVENTORY. 
THESE ITEMS CAN BE RETURNED WHEN A TELEX SYSTEM IS 
ESTABLISHED. 

(L) POST IS ONLY ABLE TO REACH ALGIERS ON THEIR 

EE RADIO. CEO TUNIS SHOULD REVIEW POST'S RADIO EQUIPMENT. 

(M) A 25 KW EMERGENCY GENERATOR HAS BEEN REQUESTED. 
PROJECT HAS NOT BEEN BUDGETED, ALGIERS WILL REQUEST 
ADDITIONAL FUNDS FOR THIS PROJECT. 

(N) PRINCIPAL OFFICER AND FOREIGN SERVICE INSPECTOR 
BELIEVED THE ELECTRICAL WIRING FOR CONSULATE/RESIDENCE 
WAS INADEQUATE AND A POTENTIAL FIRE HAZZARD. AN 
ELECTRICAL SURVEY SHOULD BE CONDUCTED AS SOON AS 
POSSIBLE SO AS DETERMINE A SOLUTION TO THEIR POTENTIAL 
HAZZARD. 

(O) POST NEEDS HARD TYPE METAL DETECTOR TO REVIEW 
THEIR INTERNATIONAL MAIL. METAL DETECTOR WILL 

BE FURNISHED BY RTC BEIRUT. 

3. RECOMMENDATIONS WERE COORDINATED WITH ORAN AND 
ALGIERS. 

PARKER 



LIMITED OFFICIAL USE 



NNN 



Declassified/Released US Department of State EO Systematic Review 30 JUN 2005 




Declassified/Released US Department of State EO Systematic Review 30 JUN 2005 



Message Attributes 



Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 27 NOV 1974 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: RELEASED 
Disposition Approved on Date: 

Disposition Authority: boyleja 
Disposition Case Number: n/a 
Disposition Comment: 25 YEAR REVIEW 
Disposition Date: 28 MAY 2004 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1974ALGIER02621 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D740345-0608 
From: ALGIERS 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1974/newtext/t1 9741 1 1 0/aaaaahlt. tel 

Line Count: 141 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION SY 

Original Classification: LIMITED OFFICIAL USE 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 3 

Previous Channel Indicators: n/a 

Previous Classification: LIMITED OFFICIAL USE 

Previous Handling Restrictions: n/a 

Reference: (A) STATE 212515 (B) ORAN O.M. 9/13/, 74 NOTAL 

Review Action: RELEASED, APPROVED 

Review Authority: boyleja 

Review Comment: n/a 

Review Content Flags: 

Review Date: 14 AUG 2002 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <14-Aug-2002 by elyme>; APPROVED <12 MAR 2003 by boyleja> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 



Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: SECURITY IMPROVEMENTS(AMCONSUL ORAN, ALGERIA 
TAGS: ASEC, AG 
To: STATE 
Type: TE 

Markings: Declassified/Released US Department of State EO Systematic Review 30 JUN 2005 



Declassified/Released US Department of State EO Systematic Review 30 JUN 2005 




